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3)  Dam  failure  significantly  increases  the  hazard  to  loss  of  life 
downstream 
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PHASE  I  REPORT 
NATIONAL  DAM  SAFETY  PR&GRAM 


Name  of  Dam 
State  Located 
County  Located 
Stream 

Date  of  Inspection 


Masters  Lake 
Missouri 
Dent  County 

Tributary  To  Loss  Creek 
September  26,  1978 


Masters  Lake  Dam,  No.  30065  was  inspected  using  the  "Recommended 
Guidelines  for  Safety  Inspection  of  Dams".  These  guidelines  were 
developed  by  the  Chief  of  Engineers,  U.  S.  Army,  Washington,  D.C.,  with 
the  help  of  Federal  and  State  agencies,  professional  engineering 
organizations,  and  private  engineers.  The  resulting  guidelines  are 
considered  to  represent  a  consensus  of  the  engineering  profession. 


Masters  Lake  Dam  was  visually  inspected  by  an  interdisciplinary  team  of 
engineers  from  Kenneth  Balk  &  Associates,  Inc.  and  Shannon  &  Wilson, 
Inc.  The  purpose  of  the  inspection  was  to  make  a  preliminary 
assessment  of  the  general  condition  of  the  dam  with  respect  to  safety 
in  order  to  determine  if,  in  the  opinion  of  the  interdisciplinary  team, 
the  dam  poses  recognizable  hazards  to  human  life  or  property.  This 
assessment  is  based  solely  upon  data  made  available  and  visual  evidence 
observed  during  the  site  visit. 


To  make  a  complete  assessment  of  the  safety  of  the  dam  would  require 
detailed  studies  and  engineering  analyses  beyond  the  scope  of  this 
preliminary  assessment. 


Based  on  the  criteria  in  the  guidelines,  the  dam  is  in  the  high  hazard 
potential  classification,  which  means  that  loss  of  life  and 
appreciable  property  loss  could  occur  in  the  event  of  failure  of  the 
dam.  The  estimated  damage  zone  extends  six  miles  downstream  of  the 
dam.  Within  the  damage  zone  are  one  house,  two  mobile  homes,  another 
lake  and  two  improved  roads.  Masters  Lake  Dam  is  in  the  small  size 
classification  since  it  is  greater  than  25  feet  high  but  less  than  40 
feet  high. 

The  inspection  and  evaluation  indicate  that  the  spillway  of  Masters 
Lake  does  not  meet  the  criteria  set  forth  in  the  guidelines  for  a  dam 
having  the  above  size  and  hazard  potential.  Masters  Lake  is  a  small 
size  dam  with  a  high  hazard  potential,  required  by  the  guidelines  to 
pass  from  one-half  PMF  to  the  PMF.  Considering  the  high  hazard 
potential  to  loss  of  life  and  property  downstream  of  the  dam,  the 
outlet  facilities  of  Masters  Dam  should  be  able  to  pass  50  percent  of 
the  PMF  without  overtopping  the  dam.  However,  it  was  determined  that 
the  spillway  will  only  pass  5  percent  of  the  PMF  without  overtopping 
the  dam. 


The  evaluation  of  Masters  Lake  also  Indicated  that  the  spillway  will 
only  pass  50  percent  of  the  100 -year  flood;  the  100-year  flood  is 
defined  as  a  flood  having  a  1  percent  chance  of  being  equalled  or 
exceeded  during  any  given  year. 


Deficiencies  visually  observed  by  the  inspection  team  were  some 
erosion  in  the  emergency  spillway  outlet  channel  and  small  trees  on  the 
upstream  slope  of  the  embankment  and  in  the  entrance  to  the  emergency 
spillway.  Other  deficiencies  found  were  the  lack  of  seepage  records, 
operational  records,  seepage  and  stability  analyses  comparable  to  the 
Reconinended  Guidelines  end  seismic  stability  analyses. 


We  recommend  that  ,  action  be  taken  in  the  near  future  to  correct  or 
control  the  deficiencies  described.  A  detailed  report  discussing  each 
of  these  deficiencies  is  attached. 


Ervin  H.  Baumeyer,  P.E. 

Principal -In-Charge 
Kenneth  Balk  and  Associates,  Inc. 
St.  Louis,  Missouri 


Shannon  &  Wilson,  Inc. 
St.  Louis,  Missouri 
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SECTION  1  -  PROJECT  INFORMATION 


1.1  GENERAL 

a.  Authority.  The  National  Dam  Inspection  Act,  Public  Law  92- 
367,  authorized  tne  Secretary  of  the  Army,  through  the  Corps  of 
Engineers,  to  initiate  a  program  of  safety  inspection  of  dams 
throughout  the  United  States.  Pursuant  to  the  above,  the  St.  Louis 
District,  Corps  of  Engineers,  District  Engineer  directed  that  a  safety 
inspection  of  the  Masters  Dam  be  made. 

b.  Purpose  of  Inspection.  The  purpose  of  the  inspection  was  to 
make  an  assessment  oi^  the  general  condition  of  the  dam  with  respect  to 
safety,  based  upon  data  made  available  and  visual  inspection,  in  order 
to  determine  if  the  dam  poses  hazards  to  human  life  or  property. 

c.  Evaluation  Criteria.  Criteria  used  to  evaluate  the  dam  were 
furnished  by  the  department  of  the  Army,  Office  of  the  Chief  of 
Engineers,  in  "Recommended  Guidelines  for  Safety  Inspection  of  Dams". 
These  guidelines  were  developed  with  the  help  of  several  Federal 
agencies  and  many  State  agencies,  professional  engineering 
organizations,  and  private  engineers. 

1.2  DESCRIPTION  OF  PROJECT 

a.  Description  of  Dam  and  Appurtenances. 

(1)  The  dam  is  an  earth  structure  built  on  Loss  Creek  in  the 
northern  part  of  Dent  County,  Missouri.  Topography  adjacent  to  the 
valley  is  rolling.  Most  of  the  area  in  the  vicinity  of  the  dam  is 
covered  with  a  residual  soil  overlying  dolomite.  Topography  in  the 
vicinity  of  the  dam  is  shown  on  Plate  1. 

(2)  The  principal  spillway  consists  of  a  36"  C.M.P.  in  the 
right  abutment  (east  end  of  dam). 

(3)  An  emergency  spillway  is  cut  in  residual  soil  on  the 
left  abutment  (west  end  of  the  dam). 

(4)  Pertinent  physical  data  are  given  in  paragraph  1.3 

below. 

b.  Location.  The  dam  is  located  in  the  northeastern  portion  of 
Dent  County,  Missouri,  as  shown  on  Plate  2.  The  lake  formed  by  the  dam 
is  on  the  Missouri -Dent  County  Stone  Hill  quadrangle  sheet  in  the  SW 
1/4  or  Section  16,  T35N,  R5W. 

c.  Size  Classification.  Criteria  for  determining  the  size 
classification  of  dams  and  impoundments  are  presented  in  the  guide¬ 
lines  referenced  in  paragraph  1.1c  above.  Based  on  these  criteria, 
this  dam  and  impoundment  is  in  the  Small  size  category. 
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d.  Hazard  Classification.  Guidelines  for  determining  hazard 
classification  are  presented  in  the  same  guidelines  as  referenced  in 
paragraph  c.  Based  on  referenced  guidelines,  the  Corps  of  Engineers 
has  determined  that  this  dam  is  in  the  High  Hazard  Classification  and 
thus  has  been  selected  by  the  Corps  of  Engineers  for  Phase  I 
inspection. 

e.  Ownership.  The  dam  is  reportedly  owned  by  Mr.  Jack  Masters, 
1121  N.  Main,  Salem,  Missouri  65560. 

f.  Purpose  of  Dam.  The  dam  forms  a  recreational  lake. 

g.  Design  and  Construction  History.  Some  design  data  and 
construction  records  were  available  for  review  at  the  Soil 
Conservation  Service  office  in  Salem,  Mo.  The  data  cons i'^ed  of  design 
cross-section  of  the  dam  and  several  geologic  reports.  The 
construction  of  the  dam  was  supervised  by  the  SCS  and  was  completed  in 
1962.  The  initial  slope  of  the  downstream  face  of  the  embankment  was 
designed  to  be  2  H.  to  1  V.  which  was  later  changed  in  the  design  stage 
to  3  H.  to  1  V.  The  dam  has  a  10  foot  wide  upstream  bench  at 
approximately  the  waterline  and  a  key  trench  which  was  constructed  to 
rock.  The  36  inch  CMP  that  serves  as  principal  spillway  goes  through 
the  embankment  and  the  design  shows  three  seepage  cut-off  collars. 

h.  Normal  Operating  Procedure.  No  operating  records  were 
found.  Outflow  passes  through  uncontrolled  spillways.  Normal 
rainfall,  spillway  discharges,  runoff,  transpiration,  and  evaporation 
all  combine  to  maintain  a  relatively  stable  water  surface  elevation. 

1.3  PERTINENT  DATA 

a.  Drainage  Area  -  2,111  acres. 

b.  Discharge  at  Damsite. 

(1)  36"  C.M.P  spillway  -  87.8  cfs.  at  maximum  pool. 

(2)  Emergency  spillway  -  483.0  cfs.  at  maximum  pool. 

(3)  Estimated  experienced  maximum  flood  -  approximately  two  feet 
below  top  of  dam. 

c.  Elevation  (U.S.G.S.) 

(1)  Top  of  dam  -  1009.8+  . 

(2)  Invert  of  36"  C.M.P.  spillway  -  1001. 7+. 

(3)  Spillway  Crest  -  1001. 7+. 

(4)  Streambed  at  Centerline  of  Dam  -  980+ . 

(5)  Maximum  tailwater  -  unknown. 

d.  Reservoir.  Length  of  maximum  pool  -  2100  feet  +. 
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(1)  Normal  -  372 

(2)  Maximum  -  722.8 

f .  Reservoir  Surface  (Acres). 

(1)  Top  of  dam  -  51. 

(2)  Spillway  crest  -  32 

g.  Dam. 

(1)  Type  -  earth  embankment. 

(2)  Length  -  800  feet. 

(3)  Height  -  30  feet  maximum. 

(4)  Top  width  -  14  feet. 

(5)  Side  Slopes  -  (Measured  by  slope  meter /inclinometer  in 
degrees  and  converted  to  ratios.) 

(a)  Downstream  2.75  H.  to  1  V. 

(b)  Upstream  -  2  H.  to  1  V. 

(6)  Zoning  -  unknown 

(7)  Impervious  core  -  unknown 

(8)  Cutoff  -  yes  Reference  to  paragraph  1.2.g. 

(9)  Grout  curtain  -  unknown 

h.  Diversion  and  Regulating  Tunnel.  -  None. 

i.  Principal  Spillway. 

(1)  Type  -  36"  C.M.P. 

(2)  Crest  elevation  -  1001.7  U.S.G.S. 

j.  Emergency  Overflow  Spillway 

(1)  Type  -  Earthen  channel,  generally  trapezoidal  in  section. 

(2)  Invert  at  lakeside  1007.9  U.S.G.S. 


k.  Regulating  Structure.  An  8  inch  diameter  pipe  with  a  valve, 
is  located  near  the  principal  spillway. 


SECTION  2  -  ENGINEERING  OATA 


2.1  DESIGN 

Some  design  data  were  found  to  be  available. 

2.2  CONSTRUCTION 

The  dam  was  completed  in  1962. 

2.3  OPERATION 

No  records  of  the  maximum  loading  on  the  dam  were  available. 

2.4  EVALUATION 

a.  Availability.  Some  engineering  or  geological  data 
consisting  of  one  drawing  depicting  a  cross-section  of  the  dam,  and  a 
geological  report  of  the  vicinity  of  the  dam  were  available  and  were 
utilized  in  the  preparation  of  this  report. 

b.  Adequacy.  The  engineering  data  available  was  not 

sufficient  to  make  a  detailed  assessment  of  the  design,  construction, 
and  operation.  The  lack  of  seepage  and  stability  analyses  comparable 
to  the  requirements  of  the  Recommended  Guidelines  is  considered  a 
deficiency  which  should  be  corrected.  An  engineer  experienced  in  the 
design  of  dams  should  be  retained  to  perform  detailed  seepage  and 
stability  analyses. 

c.  Validity.  The  engineering  and  geological  data  available  was 
consi dered  valid. 


SECTION  3  -  VISUAL  INSPECTION 


3.1  FINDINGS 

A.  General .  A  visual  inspection  of  the  Masters  Dam  was  carried 
out  on  September  26,  1978.  Personnel  making  the  inspection  were  em¬ 
ployees  of  Kenneth  Balk  and  Associates,  Inc.  and  Shannon  and  Wilson, 
Inc.  of  St.  Louis  and  Included  civil,  geotechnical,  and  structural 
engineers  and  an  engineering  geologist.  Specific  observations  are 
discussed  below. 

B.  Dam.  The  Inspection  team  observed  the  following  at  the  dam. 

The  dam  Is  an  earth  structure  with  a  hard-packed,  unpaved 
road  running  over  the  crest.  No  detrimental  settlement,  seepage, 
depressions,  cracking,  animal  burrows  or  slope  instability  was  ob¬ 
served  on  or  near  the  embankment. 

Some  small  trees  and  brush  are  growing  on  the  upstream  slope 
and  brush  and  high  grass  covers  the  downstream  slope.  Erosion 
protection  on  the  upstream  slope  consists  of  a  10  foot  wide  bench  at 
the  waterline  and  a  grass  cover  on  the  slope. 

C.  Appurtenant  Structures.  The  principal  spillway  consists  of 
a  36  inch  dMP  located  in  the  embankment  near  the  right  abutment  and  it 
falls  into  a  pool  at  the  toe  of  the  dam. 

An  emergency  overflow  spillway  Is  cut  in  the  left  abutment 
and  the  outlet  channel  runs  parallel  to  the  toe  of  the  dam.  Some  small 
trees  and  brush  are  growing  in  the  inlet  channel.  Some  erosion  was 
observed  in  the  outlet  channel. 

D.  Reservoir  Area.  No  wave  wash,  excessive  erosion  or  slides 
were  observed  along  the shore  of  the  reservoir. 

E.  Oamslte  Geology. 

The  dam  site  is  underlain  by  flat  lying  dolomites  and 
dolomitic  limestone  of  the  Gasconade  Formation.  On  the  adjacent 
hillsides,  the  Gasconade  Formation  Is  overlain  by  a  thick  veneer  of 
colluvium  and  in  the  narrow  flood  plain  of  Loss  Creek  by  fine  grained 
alluvial  soils.  No  bedrock  units  were  exposed  beneath. 

Right  Abutment  -  On  the  right  abutment,  the  upper  part  of  the 
embankment  can  be  observed  in  direct  contact  with  the  Gasconade  bedrock 
units.  Outcrops  above  the  dam  consist  of  a  layered  sequence  of 
limestone  and  dolomite  beds  with  bedding  varying  from  six  to  eight 
Inches  with  one  massive  three  foot  thick  dolomite  bed.  The  limestone 
dolomite  sequence  was  gray  to  weathered  tan,  soft  to  hard  with  local 
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vuggy  zones  and  chert  lenses.  Dip  of  beds  was  about  4  degrees  due 
south.  Joints  were  principally  vertical  and  ranged  in  spacing  from  a 
few  inches  in  the  thin  layers  to  two  to  three  feet  wide  in  the  massive 
layer.  The  bedrock  units  observed  appeared  to  be  relatively 
impermeable. 

Left  Abutment  -  Bedrock  units  are  not  exposed  on  the  left 
abutment  in  contact  with  the  embankment.  Colluvial  soils  can  be 
observed  adjacent  to  the  embankment  where  they  consist  of  angular  rock 
fragments  in  a  matrix  of  brown,  clayey  silt.  It  is  estimated  that  the 
colluvial  soils  are  probably  on  the  order  of  three  to  five  feet  thick 
and  overlie  flat  laying  dolomite  and  limestone  units. 

3.2  EVALUATION 

The  trees,  brush  and  other  excessive  vegetation  is  a  potential 
seepage  hazard  and  encourages  wild  life  which  may  include  burrowing 
animals.  If  left  uncorrected  the  erosion  in  the  emergency  spillway 
outlet  channel  may  endanger  the  integrity  of  the  dam.  The  deficiencies 
noted  may  with  time  affect  the  dam's  stability  and  should  be  corrected. 
The  upstream  erosion  protection  appears  adequate  for  this  dam. 
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SECTION  4  -  OPERATIONAL  PROCEDURES 


4.1  PROCEDURES 

The  lake  level  is  controlled  by  rainfall,  runoff,  evaporation,  the 
capacity  of  uncontrolled  spillways,  and  the  regulating  structure. 

4.2  MAINTENANCE  OF  DAM 

No  maintenance  records  of  the  dam  were  available. 

4.3  MAINTENANCE  OF  OPERATING  FACILITIES 
No  maintenance  records  were  available. 

4.4  DESCRIPTION  OF  ANY  WARNING  SYSTEM  IN  EFFECT 

The  inspection  team  is  not  aware  of  any  existing  warning  system 
for  this  dam. 

4.5  EVALUATION 

In  our  opinion,  a  regular  program  of  vegetation  control  and 
maintenance  should  be  initiated.  The  trees  and  brush  on  the  dam  are 
deficiencies  which  should  be  corrected. 


SECTION  5  -  HYDRAULIC/HYDROLOGIC 


5.1  EVALUATION  OF  FEATURES 

a.  Design  Data.  No  hydrologic  or  hydraulic  design  data  were 
made  available. 

b.  Experience  Data.  The  drainage  area  and  lake  surface  area  are 
developed  from  USGS  Stone  Hill  Mo.  Quadrangle.  The  spillway  and  dam 
layout  are  from  surveys  made  during  the  inspection. 

c.  Visual  Observations. 

(1)  The  spillway  (36"  CMP)  is  located  near  the  right  or  east 
abutment.  Spillway  discharge  will  not  endanger  the  integrity  of  the 
dam. 

(2)  The  overflow  spillway  is  located  at  the  left  or  west 
abutment.  The  outlet  channel  is  located  at  the  toe  and  parallel  to  it. 
Some  trees  are  growing  in  spillway  outlet  channel.  Spillway  discharge 
may  endanger  the  integrity  of  the  dam. 

d.  Overtopping  Potential.  The  principal  and  overflow  spillways 
have  been  found  to  be  inadequate  to  pass  the  Probable  Maximum  Flood 
(PMF)  without  overtopping  the  dam.  The  probable  maximum  flood  is 
defined  as  the  flood  discharge  that  may  be  expected  from  the  most 
severe  combination  of  critical  meteorological  and  hydrologic  condi¬ 
tions  that  are  reasonably  possible  in  the  region. 

For  the  PMF  and  one-half  PMF,  the  dam  would  be  overtopped  to 
a  maximum  height  of  approximately  5.8  feet  and  3.2  feet,  with  a 
duration  of  overtopping  of  approximately  14  hours  and  11.2  hours,  and  a 
maximum  discharge  rate  of  24549  cfs.  and  10560  cfs.  respectively.  In 
our  opinion,  failure  of  the  dam  may  be  expected  to  occur  as  a  result  of 
overtopping  for  this  length  of  time. 

The  spillways  have  been  found  to  be  adequate  to  pass  a  flood 
of  approximately  five  percent  (5%)  of  the  PMF. 

The  spillways  have  been  found  to  be  inadequate  to  pass  the 
100-year  flood,  which  has  a  1SS  chance  of  being  equalled  or  exceeded  at 
least  once  during  any  given  year. 

The  estimated  damage  zone  extends  six  miles  downstream  of 
the  dam.  Within  the  damage  zone  are  one  house,  two  mobile  homes, 
another  lake  and  two  improved  roads. 


SECTION  6  -  STRUCTURAL  STABILITY 


6.1  EVALUATION  OF  STRUCTURAL  STABILITY 

a.  Visual  Observations.  Visually  observed  conditions  which  can 
affect  the  structural  stability  of  this  dam  have  been  discussed  in 
Section  3. 

b.  Design  and  Construction  Data.  No  design  or  construction 
data  relating  to  the  structural  stability  of  the  dam  were  found  except 
that  discussed  in  Section  1.2.  The  lack  of  seepage  and  stability 
analyses  comparable  to  the  requirements  of  the  Recommended  Guidelines 
is  a  deficiency  which  should  be  corrected. 

c.  Operating  Records.  No  records  were  available  at  the  time  of 
the  inspection. 

d.  Post-Construction  Changes.  No  post-construction  changes  are 
apparent. 

e.  Sei smi c  Stab i 1 i ty .  The  location  of  Masters  Dam  is  in  Seismic 
Zone  1.  The  aval  Table  engineering  data  was  insufficient  to  evaluate 
the  seismic  stability  of  the  dam,  however,  it  is  our  opinion  that  an 
earthquake  of  the  magnitude  expected  in  this  zone  on  a  dam  of  this  type 
and  size  would  not  cause  a  structural  collapse  of  this  dam. 


SECTION  7  -  ASSESSMENT/REMEDIAL  MEASURES 


7.1  DAM  ASSESSMENT 

a.  Safety.  Corrective  measures  should  be  taken  for  the  de¬ 
ficiencies  visually  observed  by  the  inspection  team,  i.e.  growth  of 
small  trees  and  brush  on  the  embankment  and  in  the  emergency  spillway 
inlet  channel  and  erosion  in  the  emergency  spillway  outlet  channel. 
Inadequate  spillway  capacities  are  also  considered  to  be  a  deficiency. 

b.  Adequacy  of  Information.  The  conclusions  of  this  report 
were  based  on  the  design  data  made  available,  performance  and  external 
visual  conditions.  The  lack  of  seepage  and  stability  analyses 
comparable  to  the  requirements  of  the  Recommended  Guidelines  is  a 
deficiency  which  should  be  corrected.  The  inspection  team  considers 
that  these  data  are  sufficient  to  support  the  conclusions  herein. 

7.2  REMEDIAL  MEASURES 

a.  O&M  Procedures.  The  following  O&M  procedures  are 
recommendecT: 

(1)  Trees  and  excessive  vegetation  should  be  removed  from  the 
upstream  and  downstream  slopes  and  the  emergency  spillway  inlet 
channel. 

(2)  The  erosion  in  the  outlet  channel  of  the  emergency  spillway 
should  be  repaired. 

(3)  The  owner  should  keep  up-to-date  records  of  all  future 
maintenance  and  repairs. 

(4)  Spillway  capacity  and/or  height  of  dam  should  be  increased 
to  pass  50  percent  (50%)  of  the  Probable  Maximum  Flood. 

(5)  The  dam  should  be  periodically  inspected  by  an  engineer 
experienced  in  the  design  and  construction  of  dams. 

(6)  Seepage  and  stability  analyses  comparable  to  the  require¬ 
ments  of  the  Recommended  Guidelines  should  be  performed  by  an  engineer 
experienced  in  the  design  of  dams. 
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HYDROLOGIC  AND  HYDRAULIC  ANALYSIS  METHODOLOGY 


HYDROLOGIC  AND  HYDRAULIC  ANALYSIS  METHODOLOGY 


1.  The  hydrologic  analysis  used  in  development  of  the  overtopping 
potential  is  based  on  applying  a  hypothetical  storm  to  a  unit  hy¬ 
drograph  to  obtain  the  inflow  hydrograph  for  a  reservoir  routing.  The 
Probable  Maximum  Precipitation  is  derived  and  determined  from  regional 
charts  prepared  by  the  National  Weather  Service  in  "Hydro¬ 
meteorological  Report  No.  33."  Reduction  factors  have  not  been 
applied.  A  24-hour  storm  duration  is  assumed  with  the  total  rainfall 
depth  distributed  over  6-hour  periods  in  accordance  with  procedures 
outlined  in  EM  1110-2-1411  (SPF  Determination).  The  maximum  6-hour 
rainfall  period  is  then  distributed  to  hourly  increments  by  the  same 
criteria.  Within-the-hour  distribution  is  based  upon  NOAA  Technical 
Memorandum  NWS  HYDRO-35.  The  nonpeak  6-hour  rainfall  periods  are 
distributed  uniformly.  All  distributed  values  are  arranged  in  a 
critical  sequence  by  the  SPF  criteria.  The  final  inflow  hydrograph  is 
produced  by  utilizing  the  Soil  Conservation  Service  dimensionless  unit 
hydrograph  using  Hydrologic  Soils  Groups  "B"  and  "C",  Antecedent 
Moisture  Condition  III,  and  SCS  CN  83  used  to  determine  rainfall 
excess. 

Lag  time  was  estimated  using  methods  outlined  in  "Design  of  Small 
Dams",  by  the  United  States  Department  of  The  Interior,  Bureau  of 
Reclamation.  Using  this  source,  lag  time  is  taken  as  60%  of  the  time 
of  concentration. 

Time  of  concentration  was  estimated  utilizing  methods  outlined  in 
the  source  quoted  above,  supplemented  by  data  obtained  during  field 
investigation.  The  results  of  the  field  investigation  and  the 
computations  indicated  that  a  time  of  35  minutes  was  appropriate.  For 
this  lake,  a  lag  time  of  0.35  hours  was  therefore  selected. 

2.  The  reservoir  routing  is  accomplished  by  using  Modified  Puls 
routing  techniques  wherein  the  flood  hydrograph  is  routed  through  lake 
storage.  Hydraulic  capacities  of  the  outlet  works,  spillway,  and  crest 
of  dam  are  used  as  outlet  controls  in  the  routing.  Storage  in  the  pool 
area  is  defined  by  an  elevation-storage  capacity  curve.  The  hydraulic 
capacity  of  the  outlet  works,  spillway,  and  top  of  dam  are  defined  by 
elevation-discharge  curves. 

3.  Dam  overtopping  analysis  has  been  conducted  by  hydrologic  methods 
for  this  dam  and  lake.  This  computation  determines  the  percentage  of 
the  PMF  hydrograph  that  the  reservoir  can  contain  without  the  dam  being 
overtopped.  An  output  summary  In  the  hydrologic  appendix  displays  this 
Information  as  well  as  other  characteristics  of  the  simulated  dam 
overtopping. 


Flow  through  the  36"  CMP  spillway  was  obtained  by  considering  it 
as  an  orifice  using  the  equation. 

Q  =  CA  (ZgH)*5 

Where : 

C  -  Orifice  coefficient,  taken  as  0.6 
A  =  Area  of  36"  CMP 
g  =  Acceleration  due  to  gravity 

H=  Head  in  feet,  varying  with  the  lake  water  surface 
Q=  Discharge  in  cfs. 

Flow  through  the  overflow  spillway  and  over  the  top  of  the  dam  was 
calculated  using  the  weir  flow  equation: 

Q  =  CL(H)1*5 

where:  C=  Varies  with  head  as  outlined  in  "Handbook  of 

Hydraulics"  by  Horace  Williams  King,  revised  by 
Ernest  F.  Brater. 

L  *  Length  in  feet  (varies  with  water  surface) 

H=  Head  of  water  in  feet  (varies  with  water  surface) 
Q=  Discharge  in  cfs 


4.  The  above  methodology  has  been  accomplished  for  this  report  using 
the  systemized  computer  program  HEC-1  (Dam  Safety  Version),  July  1978, 
prepared  by  the  Hydrologic  Engineering  Center,  U.S.  Army  Corps  of 
Engineers,  Davis,  California.  The  numeric  parameters  estimated  for 
this  site  are  listed  in  the  attached  computer  printout.  Definitions  of 
these  variables  are  contained  in  the  "User's  Manual"  for  the  computer 
program. 

5.  The  inflow  hydrograph  was  routed  through  the  reservoir  using  HEC- 
l's  Modified  Puls  option.  Releases  were  calculated  for:  1)  the 
principal  spillway,  2)  the  overflow  spillway,  and  3)  the  flow  over  the 
top  of  the  dam.  These  releases  were  then  combined  at  each  of  their 
respective  elevations. 
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